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To: Clarence D Strickland[cdstrickland@blm.gov]; Bradley Dillon[bdillon@blm.gov]; Donald 

Harper[dpharper@blm.gov]; Allison Brandt[abrandt@blm.gov] 

From: Harmening, Mike 

Sent: 2017-12-01T14:25:35-05:00 

Importance: Normal 

Subject: Fwd: State Director Weekly Report, Friday, December 1 
Received: 2017-12-01T14:25:53-05:00 

BLM Nevada State Director Weekly Update for Friday Dec l.docx 
BLM Nevada State Director Weekly Spreadsheet for Fri Dec 1 .xlsx 

FYI -1 will forward this weekly 

-Forwarded message- 

From: Rose, Christopher < crose@blm.gov > 

Date: Fri, Dec 1, 2017 at 11:09 AM 

Subject: State Director Weekly Report, Friday, December 1 

To: BLM NV SLTExpanded < blm nv sltexpanded@blm.gov >. BLM NV A11PAO 
< blm nv allpao@blm.gov > 


Good morning everyone, 

Attached are the State Director's report and project tracker. 


UNIT 

PAGE OF TEXT REPORT 

SPREADSHEET 

UPDATE 

NV 913 Wildland Fire 

Page 1 


NV 920 

Minerals 

Page 2 

Updated 

NV 930 Resources 

Page 9 

No updates 

NV 950 Support Services 

Page 13 

Updated 

Law Enforcement 

No updates 


Equal Employment 
Opportunity 

No updates 

No updates 

Resource Advisor 

Page 16 

Updated 

Battle Mountain District 

Page 17 

No updates 

Carson City District 

Page 19 

Updated 

Elko District 

Page 23 

No updates 
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Ely District 

Page 24 

Updated 

Southern Nevada District 

Page 26 

No updates 

Winnemucca District 

Page 27 

—Updated 


Chris Rose 

Public Affairs Specialist 
Nevada State Office 
Bureau of Land Management 
1340 Financial Blvd. 

Reno, NV 89502 

775-861-6480 

crose@blm.gov 


Michael O. Flannening 
Geographic Sciences Branch Chief 
Chief Cadastral Surveyor for Nevada 
Bureau of Land Management 
1340 Financial Boulevard 
Reno, Nevada 89502 - 7147 

(775) 861-6490 
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Date Bill 

17 Nov 17 HR4153 

16 Nov 17 HR2907 
16 Nov 17 HR4208 
16 Nov 17 HR4426 


Title 

Federal Law Enforcement and Public Protection 
Act 

Planning for American Energy Act of 2017 

Wildland Fires Act of 2017 

Sustainable Energy Development Reform Act 


16 Nov 17 S2151 A bill to streamline the oil and gas permitting 

process and to recognize fee ownership for 
certain oil and gas drilling or spacing units, and 
for other purposes. 
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Southern Nevada District 


































































No updates 
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BLM Nevada State Director Weekly Update for Friday, December 1, 2017 


UNIT 

PAGE OF TEXT REPORT 

SPREADSHEET UPDATE 

NV 913 Wildland Fire 

Page 1 


NV 920 Minerals 

Page 2 

Updated 

NV 930 Resources 

Page 9 

No updates 

NV 950 Support Services 

Page 13 

Updated 

Law Enforcement 

No updates 


Equal Employment Opportunity 

No updates 

No updates 

Resource Advisor 

Page 16 

Updated 

Battle Mountain District 

Page 17 

No updates 

Carson City District 

Page 19 

Updated 

Elko District 

Page 23 

No updates 

Ely District 

Page 24 

Updated 

Southern Nevada District 

Page 26 

No updates 

Winnemucca District 

Page 27 

Updated 


NV 913 WILDLAND FIRE 


From: Paul Petersen, State Fire Management Officer 

Fire Activity: Fire Status Map (Desktop Version) http://arcg.is/lUQW4NX 

For SLT Monday Morning Conference Call: 

EXTERNAL Meetings Scheduled for the Upcoming Week ( 12 / 3 / 17 - 12 / 9 / 17 ): 

• 12 / 4- FLT- Boise 

• 12/8- A/L 

INTERNAL Meetings Scheduled for the Upcoming Week ( 12 / 3 / 17 - 12 / 9 / 17 ): 

12/7-EPAPs 

TRAINING Meetings Scheduled for the Upcoming Week ( 12 / 3 / 17 - 12 / 9 / 17 ): 

• 

EXTERNAL Meetings Scheduled for the Next Week Out ( 12 / 10 / 17 - 12 / 16 / 17 ): 

• 12/13-NIFOC and NV Fire Board Meeting Fall meeting 

INTERNAL Meetings Scheduled for the Next Week Out ( 12 / 10 / 17 - 12 / 16 / 17 ): 

• 12/11- EPAP 

• 12/13- LWF 5 yr 

• 12/13-DM FM GRSG Monthly 

• 12/14-GBIBC Monthly Conference Call 

TRAINING Meetings Scheduled for the Next Week Out ( 12 / 10 / 17 - 12 / 16 / 17 ): 

• 12/11-Pack Test 

Other District/Division Topics: ( 12 / 3 / 17 - 12 / 9 / 17 ): 
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Future Schedule of known High Level Events: 
Update to Project Tracking Spreadsheet: None 


NV 920 MINERALS 

From: Deputy State Director Minerals 

Note: For SLT Monday Morning Conference Call: Highlight Key Report Items (example: 4-6 items, 
around 3 min or so discussion time) 


INTERNAL Meetings Held Not Included on Previous Report 

• NMTS Conference Calls 11/29/17 and 11/30/17 

• Dec. 1 @ 1:30 pm SO meeting FWS regarding Section Consultation for O&G 

EXTERNAL Meetings Held Not Included on Previous Report 

INTERNAL Meetings Scheduled for the Upcoming Week (Dec 4 - Dec 8): 

• Dec 6 @ 10am - NMTS conference call 

• Dec. 6 @ 10 am Monthly National Geothermal call 

• Dec. 8 @ 12-lpm RMC Nov/Dec combined call 

• Dec. 8 12:00 pm Anaconda WO/SOL call 

EXTERNAL Meetings Scheduled for the Upcoming Week (Dec 4 - Dec 8): 

• Dec 4-8 - AEMA at the Nugget 

• Dec. 5 @ 1:30 pm Gemfield Coordination call BMDO 

• Dec. 7 @ 7:00 am Industry Breakfast AEMA 

• Dec. 7 @ 1:00 pm Anaconda three-agency call 

INTERNAL Meetings Scheduled for the Next Week Out (Dec 11 - Dec 15): 

• Dec 13 @ 10am - NMTS conference call 

• Dec. 14 @ 1 pm monthly FMLT call 

EXTERNAL Meetings Scheduled for the Next Week Out (Dec 11 - Dec 15): 

• Dec. 14 @ 9 am - NvMA Environmental Committee Meeting - Reno 

Other District/Division Topics: 

NV920 Minerals Division 
Oil and Gas: 

• December 2017 Lease Sale is on schedule. A Status call was scheduled for August 1, 2017 to 
discuss the EA and parcels within hydro basin areas of concerns. The draft EA was posted 


DOI-2019-08 01596 



FOIAOOI :01712869 


3 


online on August 18, 2017. The comment period ends on September 18, 2017. Meeting was 
held on September 25 to discuss comments received on the draft EA. The Sale Notice was 
posted on October 13, 2017 for a 30-day protest period. On November 13, 2017, NVSO 
received three protests from Wild Earth Guardians, Center for Biological Diversity, The 
Wilderness Society and National Parks Conservation Association. Responses are currently 
being reviewed and drafted. 

• A Preliminary Parcel List for 39 parcels comprised of 69,111 acres of land was sent out the 
Elko DO for NEPA analysis. An additional list of parcels was prepared for the USFS. USFS 
responded on September 11, 2017 stating they are unable to meet the timeframe for NEPA, 
but the project has been added to their work plan and should be completed by spring of 
2018. On September 18, 2017, The Preliminary Lease Sale Summary on GRSG was sent to 
Washington. A coordination call with Carson City was scheduled for next week on the 
September 21 st . The draft NEPA for Elko due to the state office by October 10, 2017. An 
updated coordination call with Carson City was completed on October 11, 2017. Carson City 
has their DNA out for a 15-day comment period and Elko's EA is out for their 30-day 
comment period, which ended on November 16, 2017. As of 10 am on November 16, 2017, 
Elko had received several comments which the commenter just needs clarification on the 
process. 

• September 15, 2017 was the last day to submit EOls/PreSale Offers for the June 12, 2018 
Battle Mountain District. Acreage that has been listed on NFLSS, approximately, 499,980.15 
acres, with a total of 1,436.807.67 acres nominated. The preliminary list and memo was sent 
to the DO on October 20, 2017 for 166 parcels containing 314,237.67 acres. A meeting was 
held November 6 to discuss the upcoming sale. An additional list of parcels was sent to the 
USFS on October 24, 2017, requesting concurrence for six parcels containing 5,686.64 acres. 
The next meeting will be first week in December. 

• Class II Reinstatement for lease NVN82639: 

The EA has been developed and finalized by the Ely. FONSI and DR signed on October 23, 
2017. A decision notifying the lessee of new stipulations was mailed. If the lessee accepts 
these changes, the lease will be reinstated. Decision came back as unclaimed and will be 
forwarded to another address. 

• White Wolf Land Services: 

o Appellant filed an Application for Referral to Administrative Law Judge for 

Flearing. A motion opposing the request for a hearing has been drafted and will be 
filed in a next two weeks. 

o Appellant inquired if the lands pending this appeal have been re-nominated. NV922 
advised that the lands have been withheld pending a final decision from IBLA. 

• FOIA 

o WildEarth Guardians - regarding leaks on wells in the State of Nevada 

o WildEarth Guardians and Western Watersheds Project- regarding records related to 
the BLM's proposed June 14, 2017 competitive oil and gas lease 
■ All documents have been released 
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o WildEarth Guardians - costs associated with oil and gas leasing and EnergyNet 
contract 

■ This is now a WO FOIA as WEG has FOIA all offices on this issue 

o WildEarth Guardians - regarding amount of money and staff time spent on oil and gas 
activities from 2010 to present 

■ FOIA was completed on September 29, 2017 

o Center for Biological Diversity - documents pertaining to the draft EA for Ely for the 
December 2017 sale 

■ SO is reviewing documents to determine if any are predecsional 

o NSO received a request from Wild Earth Guardians on November 13 regarding any 
and all documents pertaining to the December 12, 2017 ELY Oil and Gas lease sale 

■ Documents are currently being compiled 

o NSO received a request for all documents regarding Imlay 

■ Kurt Miers is handling the combining the documents for SO and David 
Kampworth for the DO 

o As of November 30, 2017, NSO has received a total of 6 FOIAs this fiscal year and a 
total of 23 last fiscal year for Fluids Minerals 

• Litigation 

o CBD et al v. BLM ; 3:17-cv-00553-LRH-WGC - CBD is challenging BLM's decision to 
lease sensitive lands in Nevada for oil and gas development without doing a full 
environmental analysis. 

■ Conference Call was held on September 19, 2017 with SOL office and SO and 
BMDO. 

■ Draft answer is due on October 14 and final answer on November 14 

• Draft answer was submitted to SOL on October 6. 

• Administrative record is completed and being reviewed by the SOL 

■ Erica N. will be POC in SOL Office and wants to focus on the following FOIA 
responses: 

• CBD (2/6/2017) 

• WEG requests (5/15/17 and 5/3/2017) 

■ Received revised draft answer from DOJ/SOL on November 15. Final answer 
to due to the courts on November 20. 

■ BLM submitted answer to the courts on November 20 and CBD had filed an 
amended complaint minutes later adding the September Lease Sale to the 
litigation. 

• Revised answer is currently being reviewed by SOL/DOJ 

• IBLA 

o A Request for Extension of Time (30 days) was filed on IBLA 2017-0233. BLM Answer 
is due no later than September 8, 2017. IBLA filed a Motion to Dismiss and Answer 
on August 30, 2017. 
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o Received a Notice of Appeal (IBLA 2017-0233) on a BLM decision to reject Class II 
Reinstatement. The appellant requests a full refund including a return of non- 
refundable administrative fees. The company is also upset that it took BLM almost 4 
years to complete NEPA and to tell them that the parcel would be PHMA, which has 
NSO stipulation. With this stipulation, the company cannot develop the parcel for oil 
and gas development. 

• White Pine County assessing Ad Valorem Tax on Oil and Gas Leases 

o Fluid Minerals Adjudication Team has received a number of calls from lessees with 
active oil and gas leases located in White Pine County. The County is telling the 
lessees that the Federal Oil and Gas Leases are personal property and can be taxed 
based on Nevada Statue. 

o Federal Leases are contractual agreement between the lessee and the US 

Government. In addition, NRS 361.050 states that United States property is exempted 
from Nevada Statue. 

o The county feels that it is not receiving its fair share of use of the Federal Lands 

located in White Pine County. In FY17, White Pine County received $1,250,115.00 in 
PILT payments. 

o When a Federal Oil and Gas Lease is issued, the US Treasury sends 50% (rentals paid 
along with a one-time bonus payment if the lease was issued competitively) of the 
proceeds to the State of Nevada of the which a portion goes to the county that the 
lease is located. Additional rentals are paid yearly for up to ten years and royalty 
payments are submitted if production is in paying qualities. If the lease is issued 
noncompetitively, only 50% of rentals are paid. The State and County will get a 
portion of the royalty if the lease is produced. 

o The County can tax oil if it is produced on the lease but not the lease itself. 

o Currently White Pine County is receiving funds from PILT, leases (ad valorem), and 
production on the producing leases. 

o Regional Solicitor's Office is looking at the issue. Technically, US is not being taxed. 

It will be up to the State, County and lessee's to work out a solution. Action by the 
county appears to be within the scope of the NRS. NDOM has referred to the Dept, 
of Taxation to look at. 

Geothermal: 

• AB52 NDOM draft implementing regulations are available for public review and final NAC 
regulations expected Jan 2018. 

• Ormat signed 26 year $2.6 billion Power Purchase Agreement with LADWP to sell 150 MW 
of geothermal power generated in Northern Nevada. 

• WO 310 is working on implementing NFLSS leasing system to include geothermal 
component for FY18. 

GRASS 2 Development 

• GRASS 2 team will continue to meet in Reno and Denver for the next several months. 
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• GRASS 2 Deployment by May 2018 

Geothermal Lease October Sale 

• October 24, 2017, NVSO held their first online geothermal lease sale, offering 20 parcels 
38,000 acres and selling 10 comprised of 19,000 acres of land, generating $78,444.00 in 
total revenue. High bid was $2.00 per acre. Leases sold in the auction have been issued 
effective November 1, 2017. 

• Continuing to work w/ USFS to get leasing concurrence for Spring 2018 sale of Forest Service 
leases. 

Geothermal Development 

• Dixie Meadows Utilization EA 

o CCDO is working with Ormat and NDOW to address concerns regarding spring water 
quantity, quality, and temperatures and potential impact to the Dixie Valley Toad. 

o CCDO has received all available monitoring data from Ormat & Navy/TerraGen for 
springs and riparian area. 

o CCDO hydrologist & bio working with EA contractor Ormat has hired a consulting 
hydrologist to develop comprehensive and adaptive management based aquatic 
monitoring & mitigation program using best available data, and adaptable to new 
data as ongoing monitoring data becomes available. 

• Dixie Comstock TGWs completed drilling, (geothermal exploration area north and east of 
Dixie Meadows) GDPs not submitted at this time, pending review of data. 

• New York Canyon - geothermal project has a previously approved utilization plan and 
NEPA. 

o Ormat has submitted a Utilization Plan modification and transmission line ROW 
application to WDO for review, proposed ROW follows Coal Canyon Road to Oreana 
substation. 

o Ormat contractors currently collecting baseline data. 

• Ormat McGinness Hills Phase 3 - utilization plan amendment for 3 rd power plant submitted. 
BMD working w/ NDOW, USFWS, Ormat & other stakeholders to produce EA for 3 rd power 
plant. 

o McGinness Hills Project Area is located in Sage-Grouse PHMA on leases, which pre¬ 
date the Sage-Grouse Amendment and constitute a valid existing right. Proposed 
power plant and wells would be located within and immediately adjacent to the 
existing McGinness Hills power plants and well fields. The current utilization plan 
for McGinness Hills 1 & 2 approved 200 acres of disturbance (currently 125 acres 
disturbed) and included a conservation and mitigation plan, with compensatory 
mitigation and audio and lek monitoring components. 

o 4 GDPs for drilling additional production wells from existing well pads approved 
9/8, Well 28C-10 drilling completed, prepping to drill 36B(37)-10. 

o Draft EA is available on ePIanning for 30-day public comment period ending 
12/15/2017. 
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• San Emidio Phase 2 - Phase 2 Development/Utilization Plan and Transmission ROW 
submitted to WDO on 10/11, addt'l data incl. GIS submitted 10/18, currently under review 
at WDO, prepping for NEPA. 

o ROW amendment for additional powerline submitted to WDO on 11/14. 

• Tuscarora Phase 2 - Ormat submitted utilization plan & GDPs to Elko District for review. 
Existing Phase 1 is entirely on private, except for the Transmission line on BLM. The 
proposed Phase 2 facility and injection wells would be on private, 3 production wells on 
public lands, in Sage-grouse PHMA on valid preexisting leases. 

o Existing NEPA: Joint BLM-DOE EA 2012 covering Tuscarora Phase 1 on private lands 
and Transmission ROW on BLM, and DOE Supplemental EA 2014 covering all private 
land Phase 2. 

o Elko BLM and Stantec (Ormat contractor) collecting Sage-grouse reports and other 
baseline data for supplemental EA for proposed production wells on BLM land & 
connected actions, incorporating existing NEPA. 

• North Valley Utilization Plan - submitted to WDO for review includes 2 access route 
options, and proposed transmission line parallel to existing 750kV line. Ormat contractor is 
currently preparing baseline data and draft EA. 

• Carson Lake Project (Project EIS approved 2013) GDP 84A-31 currently drilling, project 
area is south of Fallon NAS, in the proposed Fallon FORGE project area on existing Ormat 
BLM leases. GDP for 1 st Fallon FORGE project well 21-31 resubmitted to CCDO on 10/25, 
within boundary of existing Carson Lake EIS. 

• Alum Project exploration drilling - GDPs submitted by Ormat to Tonopah FO, NOI 
approved under the existing Exploration EA for Alum Project Area. Additional leases in 
project sold at auction and issued effective 11/1/17. 

AML-HAZMAT: 

• Anaconda 

Greg Lavato (NDEP) and Marci Todd (BLM) signed a new MOU between BLM and the State on 
October 24, 2017. This MOU helps define the roles and responsibilities under a deferral 
scenario. NDEP submitted their request to defer the Site from NPL listing on July 31 st . EPA 
responded back to NDEP with a number of issues that need to be resolved before they will defer 
the Site from listing. EPA is expected to make that final listing decision before November 2017, 
in order to begin the remedial design for OU-8. The 3 agencies consulted with YPT on September 
27 th and held a working group meeting with the 2 tribes and 4 agencies on September 28 th to 
resolve any remaining issues regarding their MOUs and deferral agreement. The tribes remain 
reluctant to sign the MOUs and to support the deferral. EPA informed the tribes that not signing 
the MOU will not stop or delay the NPL deferral decision coming before November 1 st . EPA still 
has not made the decision to defer the Site from the NPL. 

BLM Carson City continues to process the mineral material free use permit and a request to 
purchase the contaminated land by the PRP (ARC). The Trustees and ARC are staffing NRDA 
Tolling Agreement for signature. BIA is the DOI signature authority. 
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• Silver Peak Illegal MJ Grow Cleanup 

Law enforcement conducted a raid on an illegal marijuana grow located in the Silver Peak Range 
near Tonopah, NV. A removal action was completed the week of October 16 th removing and 
disposing of marijuana plants, herbicides, pesticides, rodenticides, and solid waste left behind 
on public lands. Due to the site's remoteness, a helicopter was used to swing site workers and 
the waste out of the site to a staging area, where it was containerized and shipped to an 
appropriate disposal facility. These illegal grow sites cost BLM Nevada approximately $65K per 
site to cleanup and two more sites may need to be cleaned up in FY18. 

• Wedekind AML Shaft Emergency Closure 

An open mine shaft along Pyramid Highway, just north of Queens Way in Sparks was reported. A 
site visit determined the shaft had been historically backfilled with trash. NDOM re-visited site 
on 9/6 to verify conditions. CX pending thru CCD with NDOM doing the backfill. 

• Three Kids Mine 

• OVS Appraisal report completed: appraisal is $29,000,000 

• Waiting on Lakemoor (developer) to start and Environmental Site Assessment -Phase II to 
define extent of contamination. 

• SNDO is looking for $75K to fund constructing the enclosure fence around the open pits and 
contamination. 

• New U.S. Government signs were posted around the site to warn the public of trespass. 

• DKJ Enterprises SDR Appeal 

• No new updates this week. 

West Wendover Land Sale 

• The Phase I Environmental Site Assessment is completed. A path forward was developed by the 
Elko District Office and is working with the Air Force and the City of West Wendover to resolve 
the remaining issues in regards to the lands transfer. Air Force has responsibility to undertake 
restoration actions regarding the Records of Environmental Consideration. 

Solid Minerals: 

• Hollister Mine 

Klondex is implementing their 2017 drill plan and working with Elko on the 2018 drill plan. 

• Gold Bar Project 

NOA for FEIS published in FR 10/6/17; briefing on ROD with SD 11/7/17. 

• Long Canyon Mine 

Newmont briefed NVSO DSD and Solids staff on Long Canyon Phase II project on 1/17/17; 
Newmont is preparing draft plan of operations. 

• Rain Mine Closure - Great Basin Resources Watch 

GBRW has notified the Tuscarora Field Office they will be taking a close look at the NEPA 
Documents (Water Quality) for this closure plan. 

• SFA Proposed Withdrawal Application withdrawn 

Letter to affected tribes to be sent out by WO, letting them know of cancellation of withdrawal. 
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Key Issues working on during the week or upcoming 

• Same as Above 

Critical Vacancies/ On Boarding status 

• Geologist (Fluids) -Frederick (Cooper) Kaminer has accepted the position on November 14. 

• LLE (Solids) -Tina Chaflin started on November 13, 2017 

• Planning & Environmental Specialist -Lateral Reassignment is advertised for the position 

• Pathways Student v. Marich - completed the JA for the position 

• Staff Assistant (v. Collins) - HR is reviewing the JA for the position 

• HCMC submission to change EPS (Miers) from NV921 to NV922. HCMC approved. 

Update to Project Tracking Spreadsheet: Yes 


NV 930 RESOURCES 

Topics for SLT Monday Morning Conference Call: 

• Please remind Districts to continue working on their responses to the Mitigation Data Call 
referenced in IM 2018-005. The first deadline is coming up on December 11. 

• Please remind Districts of FY17 EOY reporting requirements for 1010 & 1040: 

o L1010 - SWA highlight write-ups due to Sarah by COB 12/15 

o L1040 - FY17 PFC data must be entered into the National Geodatabase by 12/1. If your 
data isn't input, your FY17 targets don't count. If you need assistance, please contact 
Wade Lieurance - 775-861-6473 

• Please remind Districts the FY17 NCA/NM Managers Reports will be due to B. Keleher by COB 
12/15 

• Please let Districts know that the OBGA selection by WO is anticipated to be final by Christmas. 

Meetings Attended This Week: Internal or external meetings? 

• 11/27-12/1 - Brewer (Internal) - National Wildlife Leads Mtg 

• 11/27 - Magaletti (Internal) - Bi-Monthly NV/CA GRSG Update Call 

• 11/27 - Peterson (External) - Meeting with SNDO, Nye County, NDWR and DRI on Pahrump 
groundwater model project 

• 11/28 - Magaletti (Internal) - Great Basin GRSG Leads Call 

• 11/28 - Magaletti (External) - NCCN CADR Workshop Discussion 

• 11/28 - Vacca (internal)- National Mitigation Program Call for implementation 

• 11/28 - Mobley (External) - Forest Service Executive Committee Member Briefing 

• 11/29 - Dyer (External) - National Grazing team Call 

• 11/29 - - Mobley (External) - Forest Service Budget Issue Meeting 
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• 11/29 - Vacca/Magaletti (external) - Interagency meeting with the Sagebrush Ecosystem 
Technical Team (SETT), USFWS, USFS, to discuss Conservation Credit System 

• 11/30 - Dow/Vacca (internal)- Meeting with Budget regarding PTA exchange process 

• 11/30 - Magaletti (Internal) - National GRSG Leads Call 

• 11/30 - Peterson (External) - Meeting with TNC, DRI and SSI on Springs database projects 

• 11/30 - Garcia/Marcell (Internal) - Black Mtn Golf Club Reversionary Interest call with WO 

• 12/1 - Dyer (Internal) - Outcome Based Grazing Authorization call 

• 12/1 - Magaletti (Internal) - State Director GRSG Check-in 

• 12/1 - Magaletti, Dyer (External) - NCCN Work Group 4 Check-in 

Meetings Schedule for Next Week: Internal or External meetings? 

• 12/4-12/8 - Brewer (External) - American Exploration and Mining Association Conference 

• 12/4 - Dyer (External) - SRM 2018 planning meeting 

• 12/4 -Vacca/Edwards (external) - meeting with Barrick to discuss the use of native seeds in 
conservation projects on public lands. 

• 12/5 - Magaletti (Internal) - Great Basin GRSG Leads Call 

• 12/5 - Magaletti (External) - Great Basin GRSG Regional Prioritization Webinar 

• 12/5 - Vacca (external) - Interagency meeting with DOD, NDOW, NRCS, USFWS regarding the 
Readiness and Environmental Protection Integration (REPI) program. 

• 12/5 & 12/6 - Mobley (External & Internal) SNPLMA EC meeting 

• 12/5 - Keleher (External) BRFO will be hosting a Public Outreach Meeting for the Burning Man 
SRP at the Atlantis. 5 - 8 pm in Grand Ballroom #4 

• 12/6 - Dyer (External) - Remote sensing call 

• 12/7 - Dyer (External) - LCT monthly call 

• 12/7 - Mobley (External & Internal) - NOC and FS meeting about FS budget issues 

• 12/8 - Magaletti (Internal) - State Director GRSG Check-in 

• 12/8 - Mobley(External & Internal) LCLA EC meeting 

• All week - Pritchett at NTC for 2 classes on "Issue-based NEPA Analysis" and facilitations of 
public meetings. 

• 12/8 - Keleher (External) - Washoe County will be hosting a public meeting to share information 
with the public regarding the proposed Washoe County Lands Bill. 

IM's and or IB's 

• 2017-039; NM/NCA FY17 Managers Reports; DD: email to B. Keleher by COB 12/15 

• IM-NV-2018-003: Updated BLM NV Sensitive Species List signed 11/22/17 


MOU's 

• None 


From: NV933 
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RENEWABLE ENERGY (Gregory L Helseth) 

• None 

LANDS AND REALTY /Frederick Marcell, Edison Garcia, Perry Wickham) 

• FY17PLS Data due to WO on 12/1/17 

• Processing BIA patent for Kizer/Pine View Estates 

• Processing patent to NV Division of State Lands (Steptoe) 

• Current Elko District management is questioning the authority of a "Challenge Cost Share 
Agreement" between the Elko District BLM and the W.FI. Gibbs (WHIG) Company. Elko 
management has asked for guidance or direction on how to or if they should proceed with 
extending said agreement. 

CULTURAL AND PALEONTOLOGY (Bryan Hockett) 

• At Preservation Board meeting week of 12/4 - giving two presentations: (1) Spirit Cave; and (2) 
leading discussion of proposed standardized APEs in Nevada's Protocol amendment 

• Next meeting with SHPO on proposed Protocol amendment scheduled for 12/14 

PLANNING/NEPA (David Pritchett, Carolyn Sherve-Bybee) 

• WO Data Call on EIS limitations: responded that we have no examples of past EISs, of any age, 
that have met the Secretarial Order limitation as an EIS that would be both fewer than 150 
pages and 12 months duration between date of NOI for public scoping and date of NOA for FEIS. 
WO so far not interested in examples of past EISs that met either the duration or pages 
limitations, but not both criteria. 

• WO Data Call on ACECs: initiated response on the form to show that ACEC statuses remain the 
same as last year; due to WO on 15 December. 

• WO Data Call on NEPA docs produced: received responses from field offices about total number 
of docs produced for EISs, EA, CXs, DNAs. Delivered tally to WO. 

• Carson City District RMP: Collaborated with District on refining the PRMP/FEIS by shifting 
management outcomes of wilderness character units and adding details to ERMA designations. 

RECREATION , WILDERNESS , TRAVEL, NLCS (Barb Keleher, Leo Drumm) 

• NCAs/NMs/KeleherlM2017-039; NM/NCA FY17 Manager's Reports; DD: email to B. Keleher by 
12/15 

• Youth/Keleher - Youth Direct Hire Authority Lead - The Agreements and reporting process for 
this program will be more complex in FY18. D. Haynes and B. Keleher have concerns that 
neither of us has the time to properly administer this important personnel related paperwork 
for each intern and each Agreement. Further discussions to follow. 

• Education/Keleher - WO Education and Community Partnerships (420) has recommended the 
field enter all their FY17 Ed, Interp and Youth Engagement Accomplishments in their Sharepoint 
Site. The original DD was 11/30 but we are still awaiting the release of the IM so the DD will be 
extended. 

• Rec Fees/Keleher - The WO Rec Fee Leads were seeking Rec Fee/1232 success stories for the 
FY18 Triennial Report to Congress. NV is sharing success stories re: 1232 projects from Caliente, 
Stillwater and Humboldt River FOs, DD: 11/30 
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• Rec Fees/Keleher - SNDO/RRC have WO Briefing on 12/12, 8 am. Working with Red Rock 
Canyon re: Fee Change Communication Plan 

• Travel Management/Drumm - Nothing to Report this Week 

From: NV934 

WILDLIFE, FISHERIES and T&E PROGRAMS (Sandra Brewer) 

• Nothing to report 

VEGETATION PROGRAM (Vacant) 

• Assessment Inventory and Monitoring Core Methods Training will be coming to Reno, NV May 
08-11, 2018. The course is available for registration through DOI Learn (BLM-TC-1730-38). 

NATIVE SEED PROGRAM (Fred Edwards) 

• Nothing to report 

FORESTRY PROGRAM (Coreen Francis) 

• Nothing to report 

SOIL/WATER/AIR & RIPARIAN PROGRAMS (Sarah Peterson) 

• FY17 Reporting deadlines for L1040 and L1010 are upon us: 

o L1010 - SWA highlight write-ups due to Sarah by COB 12/15 

o L1040 - FY17 PFC data must be entered into the National Geodatabase by 12/1. If your 
data isn't input, your FY17 targets don't count. If you need assistance, please contact 
Wade Lieurance - 775-861-6473 

RANGE PROGRAM (Kathryn Dyer) 

• The OBGA selection by WO is anticipated to be final by Christmas. 

WILD HORSE & BURRO PROGRAM (John Axtell, Acting) 

• Nothing to report 

GRAZING PERMIT RENEWAL TEAM (Jake Vialpando) 

• We continue to put final touches to the Argenta/BMC RLHA and ER document. Currently, I am 
anticipating the internal distribution of preliminary document #2 by Dec 6 at the latest. I will be 
requesting only a 15 day review period. This review will be an internal BLM ONLY review of the 
document for a second and last time before it is prepared for a 30-day Public review. This 
review will include NV930 and BMDO staff only. 

• Vice Guzman, Wildlife Biologist. Round 2 of vacancy announcements has begun. A second 120 
day detail/temporary promotion announcement has been distributed widely across BLM 
boundaries. Round 1 was a failure, but I am optimistic that Round 2 will prove successful. As for 
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filling the position permanently, so far a whiff. No qualified candidates from Round 1. We are 
currently discussing what Step 2 towards filling this vacancy permanently will be. Stay tuned. 

MITIGATION/HEALTHY LANDS (J.A. Vacca) 

• Please remind Districts that the first round of due dates for responses to IM 2018-005 are 
coming up on December 11. By this date, all Districts should have populated the following 
reporting forms: List of land use plans, mitigation strategies, and active agreements, tasks 2, 3, 
and 4 respectively. 

From: NV930 

SAGE-GROUSE PROGRAMS (BI-STATE AND GREATER) (Matt Magaletti) 

• To date, the NVSO has received a total of 19 cooperating agency acceptance letters. Once the 
public scoping period ends on December 1, 2017, BLM Nevada will work on determining the 
level of NEPA needed to address the planning issues that will be identified in the plan 
amendment process and will then send out draft MOUs to all of the potential cooperators for 
review. 

LCC PROGRAM (Rick Kearney) 

• Nothing to report 

SPECIAL LEGISLATION PROGRAM (Ron Mobley) 

• The Forest Service continues to struggle with their SNPLMA funding. Their issues may result in 
the termination of projects and several projects ending up on the POC list as red. 

• Received two WO requests for estimates related to future special legislation land sales and the 
amount of interest generated by the special accounts. One of the requests is for the President's 
FY2019 budget. 


NV 950 SUPPORT SERVICES 

From: Deputy State Director, Support Services 

Notes for Monday Morning's SLT Conference Call 

o NV954 -BLM implementation of NOC IM 2017-085 File Management IM - ** UPDATE** : Briefing 
from Division of Information Technology Policy and Planning communicated that new target 
storage quota for employees they are considering is 8-10GB (Makes impact of this IM minimal as 
less than 5% of NV BLM have more than 10GB.) More information to come via IM in December 
detailing the archiving function / policy. Please avoid the purchase or move of data to external 
drives. 
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o NV955 - New assistance agreement process: email sent to FWG/BST and Program Officers with 
instructions on how to submit approval requests, 
o NV955 - Continuing Resolution expires December 8. Government shutdown is possible. 

Acquisitions unit is starting process to draft letters to vendors, 
o NV955 - PTA Exchange meeting #1 was held November 30 to outline new proposal for FY19. 
o NV950- Award caps distributed with NV IM-2018-006 . 


Division Topics 

o NV950 - Developing CASHE audit status update database in the safety SharePoint 
o NV950 - Developing IM for Meetings, Conferences and Workshops 

o NV950 - Informacast System fully operational to alert the NVSO on all connected desk phones 
with preselected visual messages "Exit the Front", "Exit the Back", "Shelter in Place", & Audible PA 
for building announcements/notifications. 

o NV950 - Building Notification Test (Informacast & PA System) 24 Oct 17 @ 1:00 p.m. 
o NV952 - GIS Manager and Sprint Staff to Denver CO for "Spring 2" meeting 11/28-12/1. 
o NV953 - Job Analysis Repository. Result of FIR Modernization. FIR reviewing to instruct on use. 
o NV953 -Temporary change in Re-Investigation requirements. Tier 3/ANACI (Secredt eligible/non- 
critical) has changed from 5 yrs to 10 years and the Tier 5/SSBI (Top Secret eligible/critical- 
sensative) changed from 5 yrs to 6 yrs. Temporary change due to current national security 
investigation backlog. 

o NV953- Open Season Health Benefits 11-13-17 to 12-11-17. 

o NV954 - Serialized Case File Audit - Result review and next step analysis underway 
o NV954 - IM 2017-114 to implement mandatory use of a Breach Response Form for Privacy 
Incidents - Privacy breaches should be reported to the State Privacy Officer, who will assist in 
filling out the Breach form and return to the Bureau Privacy Officer, 
o NV954 - BLM implementation of NOC IM 2017-085 File Management IM - UPDATE: Briefing from 
Division of Information Technology Policy and Planning communicated that new target storage 
quota for employees they are considering is 8-10GB (Makes impact of this IM minimal as less than 
5% of NV BLM have more than 10GB.) More information to come via IM in December detailing the 
archiving function / policy. Please avoid the purchase or move of data to external drives, 
o NV955 -Every assistance agreement, new or modification, requires SD approval regardless of 
amount. Over $100K requires DOI approval. 

o NV957 - Requested reallocation of Elko District project funds to replace administration Building 
roof. 

o NV957 - Coordinating Winter's Ranch with USACE. 
o NV957 - Coordinating McDermitt and Tonopah work with USACE. 
o NV957 - Sent IM Coordination Emails to District AOs. 

■ Scheduled SD/ASD Briefings 

o 


■ Data Calls 

■ IMs/IBs and Controlled Correspondence 

o NV950- Physical Security 

o NV950 - IM for Meetings, Conferences and Workshops is in progress 
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o NV953 - IM 2017-076 Update to Operation WFP and Tables of Organization 
o NV954 - IM to promote WO H-1270-4 Records Disposition & records management 
o NV957 - IM Call to Update Radio Infrastructure in FAMs in progress 
o NV957 - IM Comprehensive Condition Assessments Guidelines in progress 
o NV957 - IM State Engineering Approval of Construction and A/E Procurements in progress 
o NV957 - IM Compliance with Construction and A/E Procurements in progress 
o NV957 - IM Compliance with Construction and Architect Engineering Contracting Officer's 
Representative and Project Inspector Certification Guidelines in progress 
o NV957 - IM Engineering Radio Infrastructure Roles and Responsibilities in progress 
o NV957 - IM Call for CASHE Corrective Action Requests in progress 

New, Departing Employees, Details, and Temporary Promotions 

• Anna Brown, New Contact Representative - Public Room, EOD 11/26/17 

• Rosalina Lontoc, Cadastral Records Manager - NV952, EOD (tentative) 1/1/18 

Travel, Leave and Acting Schedule 

o 

Week 1 (December 4-8th) 

Internal Meetings Scheduled- 

o NV950 - AO Meeting 12/6/17 

External Meetings Scheduled- 

o NV954-Zone 2 IT Meeting 12/5/17 

o NV954 - BLM IT Service Consolidation Meeting (BISC) 12/8/17 

o NV955 - Visit to Elko by Contracting staff for vendor workshop and Elko training 12/05/2017 - 
12/06/2017 

o NV955 - Visit to Reno by Contracting staff for vendor workshop 12/6/2017 


Week 2 (December 11-15) 

Internal Meetings Scheduled- 

o NV955 - Assistance Agreement process training 12/19/2017 

External Meetings Scheduled- 

o NV954 - OnBase Consolidation Meeting 12/12/17 

Looking Ahead - Next 3 Months 

o NV950 - Work on updating COOP and ERT, determine criteria for Emergency Essential Personnel 
o NV950 - Update building evac training and schedules with Fire Wardens, Supervision, and then 
employees. 

o NV952 - Initiate establishment of Boundary Management Plans for NTTR and Fallon NAS 
o NV952 - Coordination with NV954 on Data Sharing Agreement workflow and renewals 
o NV953 - Policy Department working on IM's before the end of FY17. (Excepted Service, 

Reduction in Force policy, Employment of Experts and Consultants, Temporary Employment, 
Merit Promotion Plan and Selective Placement Program, 
o NV955 - Workforce Planning Annual update meeting will be held in 2 nd Quarter 
o NV955 - FWG and BST 2 nd Quarter meetings will be in February / March 
o NV955 - Assistance Agreement training 01/11/2018 
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o NV955 - Youth Assistance Agreement training 12/20/2017, 01/10/2018, 02/07/2018 
o NV956 - NOC has request a new TO for Ely DO Lease; preparation for new lease negotiations 
o NV956 - Coordination for movement of RECO trailer from Tonopah Field Office on hold. Looking 
for new location to relocate. Fire can no longer use this building, 
o NV956 - NOC to begin information request to develop Agency Specific Requirements for NVSO. 


Other Items of Interest 

o NV950 - When coordinating visitors/meetings to the NV State Office, a list of attendees should be 
forwarded to the Security Manager Jay Harris 775 861 6528 for proper building/card access. 

Updates since Last Report 

o None at this time 


LAW ENFORCEMENT 
No update 

EQUAL EMPLOYMENT OPPORTUNITY 
No updates 
RESOURCE ADVISOR 

From: Resource Advisor to State Director's Directorate - Legislation Only 

Other District/Division Topics: 

Legislative Report Requests 

• None 

Bills in Congress 

• Currently tracking 174 federal bills. 

• New bills or bills with actions from November 16, 2017 to Novemver 29, 2017. 


Bill 

Title 

HR4153 

Federal Law Enforcement and Public Protection Act 

HR2907 

Planning for American Energy Act of 2017 

HR4208 

Wildland Fires Act of 2017 

HR4426 

Sustainable Energy Development Reform Act 
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S2151 


A bill to streamline the oil and gas permitting process and to recognize fee ownership 
for certain oil and gas drilling or spacing units, and for other purposes. 


Update to Project Tracking Spreadsheet: 

See the spreadsheet for bills introduced in the 115 th Congress that may impact Nevada 
If you need additional, details about a bill go to Congress.gov. 

If a bill that may affect BLM Nevada is missing, please contact Ron Mobley at 
775-861-6401 or rmobley@blm.gov 


BATTLE MOUNTAIN DISTRICT 

From: District Manager, Battle Mountain District 

Note: For SLT Monday Morning Conference Call: Highlight Key Report Items (example: 4-6 items, 
around 3 min or so discussion time) 

• MLFO staff met with Barrick Cortez staff on November 29, 2017 to develop resource issues 
related to the Cortez Hills Refractory Ore Transport Plan Amendment. BLM and Barrick are 
adjusting schedules for this APO, Barrick Deep South, and other projects to meet workload 
demands. 

• MLFO staff is working to develop responses to public comments received on the Greater 
Phoenix DEIS. Substantial technical and procedural comments were received from EPA. Staff is 
developing responses. 

• BMDO has scheduled a State Director briefing for December 20, 2017, to consider issues related 
to Public Water Reserves for the Eureka Moly, Mount Hope SEIS. 

• MLFO staff will be meeting with NDOW, at their offices in Reno, on December 8, 2017. Staff will 
be discussing noise studies that were conducted for the Ormat McGinniss Hills Phase II NEPA EA 
as it relates to various published Greater sage-grouse research. Ormat and third-party 
contractors are attending. The EA for McGinniss Hills Phase III is now out for public comment 
which will close on 12/14. 

• An issue regarding repeated unauthorized use of livestock in the Hicks Station Allotment came 
up. The MFLO is preparing a briefing paper for the State Director that will outline the different 
options avalible in moving forward. Briefing paper expected to be completed and sent to SO the 
week of 12/4. 
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• The ROD for the Roadside Fuels EA was signed on Nov. 17 th . A press release and 'Dear 
Interested' letter has been sent out. MLFO is in the process of planning a coordination meeting 
with Lander and Eureka counties to discuess the EA. 

• MFLO expects to sign the SRP for the North American Eagle Land Speed project early next week. 

EXTERNAL Meetings Scheduled for the Upcoming Week (Dec 4 - Dec 8): 

• BLM/Barrick Cortez Quarterly Meeting at Elko on 12/5 
Gemfield District Manager Conference Call on 12/5 

• Meeting at Crescent Dune Solar Facility with avian bat protection team 12/6 

INTERNAL Meetings Scheduled for the Upcoming Week July (Dec 4 - Dec 8): 

• ADM Project Planning Meeting on 12/5 

TRAINING Meetings Scheduled for the Upcoming Week (Dec 4 - Dec 8): 

• BMDO Winter Driving and Tire Chain Training Class on 12/7 


EXTERNAL Meetings Scheduled for the Next Week Out (Dec 11- Dec 15/; 

• BLM Fire Careers presentation. Battle Mountain High School 12/11 

• Newmont Quarterly Breakfast (Battle Mountain) on 12/13 

INTERNAL Meetings Scheduled for the Next Week Out (Dec 11- Dec 15/: 

TRAINING Meetings Scheduled for the Next Week Out (Dec 11- Dec 15/: 

• NEPA Training Class (Hosted by Phoenix NTC) at Battle Mountain 12/12 to 12/14 

Other District/Division Topics: 

Examples (bullet list-1-2 sentences each): 

Key Issues working on during this week or upcoming: 

o Working on Outfitters and Guide CX for the District, Ely is the lead office. 

o Briefings to schedule for ASD/SD 

o MOU sent up for comments on the Valley Electric Fiber Optic Line between 
BLM/USFS/SHPO. Responding to comments, 
o Correspondence 

o MLFO is currently working on a FOIA request from Wildland Defense regarding Argenta 
o MLFO is currently drafting a briefing paper for the State Director regarding repeated 
unauthorized use of livestock in the Hicks Station Allotment and the planned path 
forward. 

o Packages coming to ASD/SD during week for review/comment/Signature 

o Proposed Comersional Pine Nut Harvest MOU between Battle Mountain, Elko and Ely 
districts. 

o Critical Vacancies/ On Boarding status 
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o Wildlife biologist (MLFO) - DEU cert, closed (160 applicants) 

o Mining Engineer (2 vacancies) need immediate posting for voluntary re-assignment. 
These are GS—12 positions that will need to follow more restrictive procedures to get 
approval to fill. 

o Wildlife Biologist for the TFO 
o Realty Specialist for MLFO 
o Detail Assignment 

o Associate District Manager, Support Services 

o Archaeologist from Tonopah will be assigned for 21 days for ES&R with the Elko District 
o Lands with Wilderness Characteristics Initiative 
o Completing files 
o Wild Horse and Burros 

o Beginning preparation for fertility-control-specific HMAP for Roberts Mountain Complex 

Future Schedule of known High level Events: None 
Update to Project Tracking Spreadsheet: None 


CARSON CITY DISTRICT 

From: Ralph Thomas, District Manager, Carson City District. 

HIGHLIGHTS from previous week: 

• Pine Nut Mountains Herd Management Area Plan was approved 

EXTERNAL Meetings Scheduled for one Week Out (Dec 4-Dec 10): 

• Mon: FRTC Modernization Stakeholder meeting 

• Tue: Alpine Biomass Committee Meeting 

• Thurs-Fri: - Weekly Anaconda Calls 

EXTERNAL Meetings Scheduled for Two Weeks Out (Dec 11-Dec 17): 

• Thurs-Fri: Weekly Anaconda Calls 

Other District/Division Topics: 

All updated projects are highlighted. 

Key Issues: 

o Frontier Communications ROW - Frontier completed their ROW application on 10/05 for use of 
NDOT ROW (shoulder of Hwy 208 over Jack Wright Summit) for laying fiber optic cable. On 
10/11, Frontier indicated that they would now like to pursue a new alignment, as they have now 
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determined use of Hwy 208 shoulder is not feasible — they may want to use NV Energy ROW 
route or new alignment instead. We asked Frontier (mid-Oct) to submit a POD and shape files 
for their latest proposal, with a follow-up letter of 11/1. Their corporate offices are anxious to 
complete this project, but their engineering shop is not up to speed. Once they decide what 
they want, I expect political pressure to expedite, 
o Sun Valley Middle School R&PP - NORA is published and comment period ends 11/27/17. 

FONSI/DR being routed to DSD for signature. Anticipate completion by 12/12/17. 
o Walker River State Park- Staff is currently in the process of transferring grazing permits from 
National Fish and Wildlife Foundation to leasee of the base property now owned by Nevada 
State Parks. Currently waiting for NSP and NFWF to complete and submit the final paperwork, 
o ARC request to purchase Public Lands at Yerington Mine - ARC submitted a request to purchase 
2,000+ acres in and around Yerington Mine. Had an initial phone meeting with ARC and third 
party contractor on August 25th regarding process for a land sale (surface and sub-surface) at 
the Yerington Mine. Currently, ARC is gathering info that will be needed to refine their proposal 
and for the NEPA analysis. Also, discussed with ARC their funding of a term employee or a 
hosted contract worker to facilitate their multiple projects (land sale @ mine, off-site mineral 
materials sale, multiple phases of mine reclamation, Weed Heights road relocation, etc.) over 
the next several years. ARC has been requested to put together a desired timeline for their 
multiple efforts. 

o Draw FIRE - The Draw Fire has received funding in the amount of $656,500 for seed purchase 
and $448,500 for labor and contracts for the first quarter ES funding. Staff has submitted a seed 
purchase order and is moving forward with fencing and cultural survey contracting. Staff is also 
working with NDOW to coordinate additional seed purchase and application, 
o Bravo 17 FIRE - The Bravo 17 Fire has received funding in the amount of $349,500 for seed 
purchase and $322,500 for labor and contracts for the first quarter ES funding. Staff has 
submitted a seed purchase order and is moving forward with fencing and cultural survey 
contracting. Staff is also working with NDOW to coordinate additional seed purchase and 
application. 

o Tungsten Fire - ESR plan approved, funding has not been allocated. The two grazing closure has 
been appealed be the permittee through the law offices of Budd-Falen. There will be a 
settlement discussion on 11/29/17 between the BLM, the solicitor and the permittee and the 
permittee lawyers. 

o Long Valley ESR 21 Day Plan - The Long Valley Fire has received funding in the amount of 
$837,500 in the first quarter. This ES funding is for ESR plan implementation of aerial seeding, 
fence repair and drill seeding. 

o Earthstone Fire - The Earthstone Fire has received funding in the amount of $161,500 in the 
first quarter. This ES funding is for ESR plan implementation of aerial seeding, fence repair and 
drill seeding. 

o Prater Fire - The Prater Fire has received funding in the amount of $457,500 in the first quarter. 

This ES funding is for ESR plan implementation of aerial seeding and road repair, 
o NAS Fallon Withdrawal- Federal Register Notice published on September 2, 2016. Admin Draft 
EIS due 3rd Quarter FY17. The Navy has submitted their "amended" application legals and BLM 
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NV Cadastral has begun their review. Once the LSSR is done, the Navy will submit their 
"amended" application to the BLM which is due the first part of January. The BLM will have 30- 
days to publish the FRN (this is a regulatory requirement and non-discretionary action). 

o Land Management Evaluation-CCD is submitting an application to withdrawal approximately 
682,000 acres to maintain status quo of the lands between the Navy Withdrawal segregation 
and Congressional action. The Federal Register Notice package has been submitted to NVSO. 
Numerous requested maps have been prepared and sent up to WO. The project is on hold 
pending a determination from WO leadership if and/or when the project will move forward. 

One idea being considered/discussed is having the Navy prepare the BLM's LME EA. The idea is 
that the FRN would be revised and the EA would be made available for public comment at the 
same time as the required 90-day withdrawal comment period occurs. The DROP DEAD DATE for 
the FRN if this is the path chosen is March 16, 2018. After this time, the LME will not be 
completed prior to the segregation expiring on September 1, 2018. 

o CCDO RMP- The PRMP FR NOA has been submitted to WO for review and surnaming. A WO 
staff pre-brief was conducted on October 11th. CCD received direction from the SD and is 
moving forward with revising the PRMP. Once funding is in place the RMP contractor will begin 
the 8-week revision process. 

o Reclamation Revocation- The Bureau of Reclamation submitted a letter to BLM relinquishing 
275,000 acres back to the BLM. CCD is coordinating with the Flumboldt River FO, Reclamation 
and the Navy. Revocation lands are in Washoe, Lyon, Churchill and Storey Counties. BOR is 
developing an Inter-Agency Agreement that will outline tasks and responsibilities for both BOR 
and BLM. The agreement will also include language for cost recovery. BOR has funding planned 
for FY18. The project is on hold. 

o Pine Nut Mountains Wild Horses - NSO and SOL have completed review of HMAP. Alan 

Shepherd WO completed his review and comments. The plan was completed and the decision 
was signed. 

o Dixie Meadows Geothermal Plant EA (Ormat)- The Stillwater Field Office will coordinate an 
effort to develop a biological and hydrological monitoring plan to address the concerns over the 
impact to the Dixie Valley toad and related riparian habitat. Acceptance of this plan will be 
critical to EA evaluation and analysis. Ormat is contractor a hydrologist to move this forward. 

o Pilot Table Allotment Renewal - Data for the primary field data collection phase of the permit 
renewal has been completed. The seasonal range tech will continue spring inventory, range 
improvement assessment, and utilization this fall/winter for additional EA data. Sylvester has 
started the allotment evaluation and will begin drafting the permit renewal EA in November. 

o Pilot Table Allotment Outcome Based Grazing Application - Proposal was submitted to the 
NSO. 

o Edwards/Porter Complex Grazing Permits Renewal - Draft EA is currently under SFO staff 
review and includes analysis of PHMA, GHMA, and OHMA within allotments. Consultation with 
NDOW, USFWS and NSO in progress. 

o Winnemucca Ranch Outcome Based Grazing Proposal - The proposal was submitted on 
October 27. 
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o Edwards/Porter Complex Outcome Based Grazing Application - Proposal has been forwarded 
to the WO by the NSO for further consideration. 

o Wassuk Complex Grazing Permits Renewal - Data collection will be completed spring 2018 to 
revise older monitoring data to new standards, then Standards and Determination documents 
will be prepared and development of the EA will follow. Allotments are within Bi-State SG 
Habitat so coordination will need to occur with NDOW. Looking at late 2018 or 2019 for 
completion. 

o Roman Catholic Bishop of Reno Appeal: District and SOL have reviewed draft settlement 

agreement and are working with OVS and appellant to revise some language. District comments 
are complete and have been provided to SOL. Extension to file answer with IBLA has been 
extended through end of calendar year. 

o Spanish Springs Airport Lease Renewal - Spanish Springs Pilots Association (SSPA) did not renew 
their lease. SFFO sent notice of reclamation requirements and intent to close lease on 
9/19/2017. Airstrip was marked as closed on weekend of October 28-9, 2017. Spanish Springs 
Pilots Assn has until EOY for completing airport reclamation. Had a 10/26 meeting with a group 
of current pilots who are considering creating new organization and then applying for the lease, 
which could negate the need for airport closure & reclamation — they will make decision by end 
of Nov. No application received as of November 14. 

o Dodge Trust - NSO completing patent. District work is complete. 

o Anaconda Mine Site Free Use Permit NDEP has submitted free use permit application for 

20,000,000 bank cubic yards of material to be used for remediation at the Anaconda Mine Site. 
Exploration authorization issued 10/23 and exploration is currently ongoing. BLM NSO and 
District need to determine next steps regarding Free Use opinion from SOL. 

o EGP Salt Wells Solar LLC- Subsidiary of Enel proposing co-producing solar at existing geothermal 
plant in Salt Wells. SF299 application received 3/6 for 150 acre site and 19 MW. Draft EA 
received by Stillwater FO. 

o Chukar Mine Spill and Occupancy Trespass- Contractor began cleanup of occupancy trespass 
site on 11/13/17 and anticipates completion by 11/22/17. 

o Tungsten Geothermal - Ormat has submitted a POD to develop a 20 MW solar plant adjacent to 
the existing Tungsten Geothermal Plant. COR agreement and payment in the mail. 

o Isabella Pearl - Plan of Operations was accepted and EA initiated. Draft EA review still pending 
receipt from proponent. 

o Dennis Kordonoway - Dennis Kordonoway, former SRP holder and former owner of VORRA, has 
contacted SFFO about obtaining a permit for an event in Yerington area. There were significant 
issues when this individual held a permit including resource damage from non-compliance and 
threatening behavior towards staff members. SFFO is informing the proponent they will not 
work with him. It is possible he should still submit an application. No further contact has been 
had. 

o Bentley SNPLMA Acquisition - Request for one year extension sent to SNPLMA lead. Realty 
services contract is in place. IDT is doing site visits and evaluating parcels to acquire. IDT 
fieldwork delayed slightly due to ESR work, but will be complete by end of November. 


DOI-2019-08 01616 



FOIAOOI :01712869 


23 


o Storey County Conveyance - Request for legislative intent/clarification sent to SD in March 
2016. Timeline will be developed once we receive clarification on legislative intent from the 
WO-620. 

o Fernley Conveyance - BLM met with Fernley representatives on May 18th, 2017 to discuss a 
potential (commercial) land sale proposal. City anticipates request to initiate disposal of several 
parcels in approx. 6-9 months. 

o Rawhide Mine POO- Plan of operations under review and baseline studies near completion. 

Rock characterization to be reviewed by NDEP 
o Teels Marsh Lithium - Plan of Operations and Notice of Intent received, developing plan 
forward. 

o Frontier Observatory for Research in Geothermal Energy - Deep Drilling research to accelerate 
breakthroughs in enhanced geothermal systems. EA initiated. Project location is SE of the 
Fallon Naval Air Station. 

o Sand Mountain Campground EA - A draft EA is being prepared to conduct maintenance work in 
the Sand Mountain Recreation Area camping area. Work will include the use of heavy 
equipment to level and clean up sections of the camp area, provide maintenance on the gravel 
road and level a new area for a helipad. 

Critical Vacancies/ On Boarding status - 

o LLE- Approved by SO- Awaiting HR for Advertisement 
o Park Ranger- Approved by SO- Awaiting HR for Advertisement 
o Geologist- Selection made- Working with HR on Selection Letter 
o Supervisory Admin Asst- Approved by SO- Awaiting HR for Advertisement 
o P&EC- Detail approved by SO- Awaiting HR for Advertisement, Permanent Position awaiting 
HCMC due to request to downgrade to a GS-11 from a GS-12 

Future Schedule of known High level Events: N/A 

Updates to Project Tracking Spreadsheet: Attached - Updated 


ELKO DISTRICT 


EXTERNAL Meetings Scheduled for the Upcoming Week (December 4 - December 8): 

• 12/ 4-6 Nevada Cattlemen's Association 

TRAINING Meetings Scheduled for the Upcoming Week (December 4 - December 8): 
EXTERNAL Meetings Scheduled for the Next Week Out (December 11 - December 15): 
TRAINING Meetings Scheduled for the Next Week Out (December 11 - December 15): 
Other District/Division Topics: 

o Key Issues working on during the week or upcoming 

o WFO - NOV has submitted the RCE and we are reviewing for accuracy. 
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o WFO - The phased-in horse gather EA final draft is complete the document is currently 
being reviewed by our solicitor and NVSO. The final review will be completed by 11/24. 
o WFO - The Dry Creek Restoration Project data gathering process continues. The 
projected EA completion date is June 2018. 

o WFO - Staff continue to evaluate the winter reclamation plan for the Big Ledge Mine. 

We are working to provide comments on the proposed activities, 
o TFO/WFO Draft March 2018 Oil and Gas lease sale public comment closed on 11/16. 
o TFO/WFO Finalizing FY2018 workload targets and priorities 
o TFO - held kickoff meeting for OBG for Horseshoe and Scotts Gulch, 
o TFO - working with NDOW on LCT release in Brown Creek 
o TFO - Working on Federal Register notice for ROSSI, 
o Elko District - completing decisions for ESR plans 
o Briefings to schedule for ASD/SD 
o Correspondence - 

o Retirements -Critical Vacancies/ On Boarding status 

o Retirement- Mike Ford, District Fire Management Officer 12/30/2017 
o Critical Vacancies- TFO AFMs-Renewable and Non-Renewable, ADM-Support 
Services, ESR-Weeds Position (term), ESR-Monitoring Position (term), Geologist - WFO 
o On-Boarding-District Pathways Student, CTC Park Ranger (Career Seasonal). 

Future Schedule of known High Level Events: 

Update to Project Tracking Spreadsheet: 

• Not Updated 


ELY District 

From: Fire Management Officer- Tye Petersen 

Follow Up On Previous Week Meetings and Trainings: 

• Nov 28 - Pan Mine sage grouse noise monitoring annual meeting with GRP and NDOW. Three 
years of data have been collected, group is reassessing if further data is needed to determine 
impacts of active mine operation. 

• Nov 28 - Law Enforcement review with L. Briscoe and E. Kurkowski 

• Nov 29- Snake Creek Indian Burial Cave, Ely Shoshone Tribe repatriation reburial of remains and 
ceremony completed with participation from 4 tribes and BLM/NPS support to go into cave. 

EXTERNAL Meetings and Trainings Scheduled for the Upcoming Week (Nov27 - DEC 1): 

• Nov 29- Pahranagat Valley CWMA meeting 

EXTERNAL Meetings and Trainings Scheduled for the Following Week ( Dec 4 - Dec 8): 

• Dec 6 - LC Road Maintenance quarterly meeting, CFO 

• December 8-LCAI executive Committee Meeting 

• Dec 8 - Wilson Creek Allotment, Dry Lake Use Area meeting with permittees and atterneys 
regarding current winter use (tenative). 

Other High Level Events Scheduled for the Next Month: 
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• Dec 12-LCCRDA land sale of left over round 2 parcels Hiko and Alamo 
Other District/Division Topics: 

• Schedule - DM Herder on detail to NVSO as the ASD 

• Chris Cook detailed as DM 

o Who is Acting-Jared Bybee 

o Key Issues working on during the week or upcoming : 

o BA for Re-initiation of sec 7 consultation for Ely RMP as amended; Submitted to FWS 
o Draft BO revised and returned to USFWS 
o 2017 Oil and Gas lease EA - public review closed 9/18/17 

■ Ely Shoshone tribe requested consultation ongoing 

■ Duckwater Shoshone tribe requested deferral of parcelsWilderness Society data 
request 

■ EA and completed Appendix C (stipulated LLDs) sent to NSO 

■ Moapa Tribe requested site visits 

■ Parcel ammendments have been analyzed, no significant changes, 
o Self-Governance Agreement with Duckwater Shoshone Tribe 

o NORA for LCCRDA Round #3 land Sale 
o Special legislation 2018 budget and marketing 
o Special legislation LCLA and LCCRDA business plan update 
o PBS filming permit statewide 
o Midland Trail Bridge decommission 

o Notification of horses on highway 319 (Panaca Summit) and SR93 (Oak Springs summit). 

Checking gates, reminding hunters, and pursuing gather requests for public safety, 
o Public comment started on rec trails EA (CFO) 11/29 
o Atlanta Road Chaining 

o Atlanta Road Aerial Seeding was completed 1955 acres were seeded 
o S. Steptoe Chaining 
o Range Fire Green Stripping completed 
o Cave permits 

o District Archaeological Technician (DAT) training 
o Gold Rock Mine FEIS NOA/FRN submitting to NSO this week, 
o Briefings to schedule for ASD/SD 

o Briefing ASD/SD on Gold Rock Mine EIS mitigation 

o 

o Correspondence 

o Memo for delegation to Utah BLM State Director to lead Transcanyon ROW project 
signed 10/3 
o SDR Status - None 
o Fed Register Status - 

■ Responded to Correction FRN and NORA for LC Land Sales Rd 3. . 
o Early Alerts Out This Week (30-60 Day Outlook) 

o Briefing Memo - Currently preparing briefing memos for: 
o FOIAs - Center for Biological Diversity Ely Oil and Gas EA 
o Western Watersheds Livestock grazing permits 
o Packages coming to ASD/SD during week for review/comment/Signature - None 

Critical Vacancies/ On Boarding status: 1 Archaeologist (selection made); 1 Wildlife Biologists 
(working certs); 1 Range Management Specialist (advertised); 1 Assistant Field Manager (seeking 
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detailers); 1 ESR Program Manager; 1 Geologist; 5 other vacancies. Interest announcement for 
ADM SS being revised. 

Update to Project Tracking Spreadsheet: 

• Yes 


SOUTHERN NEVADA DISTRICT 

From: Tim Smith, Southern Nevada District Office 

Note: For SLT Monday Morning Conference Call: Highlight Key Report Items 

EXTERNAL Meetings Scheduled for the Upcoming Week (Dec 3 -9): 

• Dec 5 - APEX Infrastructure Meeting 

• Dec 5 - Gypsum Resources LLC Blue Diamond Hill Access Road NEPA 

• Dec 5 - 2017 Virgin River Symposium 

• Dec 5 - NDOW Meeting for Recreation Issues 

• Dec 5 - Nye County BOCC Meeting 

• Dec 5 -Desert Tortoise MOG (Semi-Annual) 

• Dec 5-6 - SNPLMA EC 

• Dec 6 - SNCC/BLM Agency Partner Meeting 

• Dec 6 - Capacity Study Conference Call with GBI 

• Dec 6 - BLM-SNMBA Coordination Meeting 

• Dec 6 - Virgin River Workshop (Mesquite City Council Chambers) 

• Dec 6 - Red Rock Citizen Science Project 

• Dec 7-Crown Castle ROW meeting 

• Dec 7-Playa Solar-Introduce EDF 

• Dec 7 - SNDO RMP - Kick Off Call 

• Dec 7 - MOG Meeting 

INTERNAL Meetings Scheduled for the Upcoming Week (Dec 3 -9): 

• Dec 4- Renewable energy Project Updates 

• Dec 5 - PPT Meeting 

• Dec 5 - 5101, 5102, 5103 etc. Budget Meeting 

• Dec 6 - Bi-Monthly NEPA Meeting - Red Rock 

• Dec 7 - R&PP Patents and Leases Third Party Brainstorm 

• Dec 7 - PFO/REC - NV Wilderness/Rec Team Conference Call 

• Dec 8 - Rainbow Gardens ACEC/Devante Moore Pre-Application Meeting 

• Dec 8 - Fee Change Implementation Plan meeting 

TRAINING Meetings Scheduled for the Upcoming Week (Dec 3 -9): 

• Dec 4 - DTS training for FMs 

• Dec 5 - 7 - Building a Culture of Engagement Training 

EXTERNAL Meetings Scheduled for the Next Week Out (Dec 10 - 16): 
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• Dec 11 - Switch Dedication at SEZ 

• Dec 11 - Introducing Defenders' New Policy Analyst 

• Dec 12 - PFO/FM Nellis AFB Civilian Military Council Meeting 

• Dec 12 - Pahrump PLAC Meeting 

• Dec 13 - Gemini Solar NEPA Meeting 

• Dec 16 - Climbing Discussion with James Liebarger - Key Hole Canyon 

INTERNAL Meetings Scheduled for the Next Week Out (Dec 10 - 16): 

• Dec 11- Cultural Signage Meeting 

• Dec 12 - NTTR Project Updates 

• Dec 12- Red Rock Canyon Final Business Plan Conference Call 

• Dec 12 - NTTR Project Updates 

• Dec 13 - RMP Status Update 

• Dec 14 - RMP Cooperating Agency Meeting 

• Dec 14-FMLT Monthly Call 

TRAINING Meetings Scheduled for the Upcoming Week (Dec 10 - 16): 

• Dec 11 - Primed to Perform Training 

• Dec 12 - VolunteerTraining 

Other District/Division Topics: 

• Red Rock Canyon Business Plan 

• Dec 5 - 2017 Get Outdoors NV Day, Desert Breeze Park 

• Dec 5 - PFO/WH&B - FI20 Haul Grassy Spring 

• Dec 12 - Ugly Sweater/Chili Contest 

Future Schedule of known High Level Events: 

• Dec 9 - Las Vegas Academy Choir Performance, at Red Rock Canyon NCA 

• WO Briefing-RR Business Plan and Fee change implementation 


Details: 

• Robbie McAboy - Detail - Winnemucca ADM 

• Steve Leslie - Detail - Sloan Canyon NCA Manager 

• Lee Kirk, Interim Monument Manager, Gold Butte National Monument 


Leave: 

• Dec 4-8Tim Smith A/L 

Update to Project Tracking Spreadsheet: none 


WINNEMUCCA DISTRICT 

From: Michael Toombs, Acting DM Winnemucca District 
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EXTERNAL Meetings Scheduled for This Week (November 26-December 2): 

• None 

INTERNAL Meetings Scheduled for This Week (November 26-December 2): 

• IDT meeting for Orni 35 New York Canyon Transmission Line 11/30 1pm 

EXTERNAL Meetings Scheduled for Next Week (December 3 - December 9): 

• AEMA (American Exploration and Mining Association) Conference this week in Reno 

• Dec 4-6 Burning Man EIS outreach meetings (Gerlach, Reno, Lovelock) 

• Dec 5 Possible BRC-PCSO-BLM 2018 Burning Man AAR 

INTERNAL Meetings Scheduled for Next Week (December 3 - December 9): 

• None 

Future Schedule of known High-level Events: 

• Dec 12 CNIDC BOD Meeting 

• Dec 12 Lithium NV pre-application meeting 

Key Issues working on during this week or upcoming: 

• Continuing to coordinate with NV920 on the Cordero-McDermitt Calcine Pile Cleanup 

• Smoke Creek Complex WHB Gather Plan EA 

• Unionville Cemetery R&PP 

• Hycroft Mine Phase II Expansion EIS 

• N2 Grazing Board protest comments 

• ES&R Plans and implementation for FY 2017/2018 fires in progress 

• Rehab MM-155 dozer line 

• California Trail Recordation Project 

• Feedback on cooperative monitoring agreement from Kings River Ranch 

• NAS Fallon PEIS 

• GP Joule (Battle Mountain Solar) EO 

• Nevada Cement EA 

• Avangrid Renewable Project (Solar) 

• C-Punch Land Sale EA 

• Travel Management Inventory 

Briefings to schedule for ASD/SD 

• None 

Packages coming to SD/ASD during week for review/comment/Signature 

• Project Loon Briefing Paper (a.k.a. Google Balloons) 
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• Hycroft Phase II expansion briefing paper 

• Burning Man emerging issues 

Critical Vacancies/ On Boarding status 

District 

• District Manager (GS-14) 

• Associate District Manager (GS-13) 

• Public Affairs Specialist (GS-12). 

Black Rock Field Office 

• AFM for BRFO (GS-12) 

• Burning Man Project Manager (GS-12) 

Flumboldt River Field Office 

• Supervisor Range Management Specialist (GS-12) - Lateral reassignment announcement on the 
street, closed 9/3 - no eligible candidates - advertised three previous times with no selection. 

• EPS (GS-11) 

• Land Law Examiner (GS-7/9) (K. Shaarda starting 30 day detail on 12/4) 

• Archaeologist (GS-9/11) (2 to fill vice McGuckian and Yacubic) 

Fire and Aviation 

• Fire Management Officer (GS-13) - Advertised, closed 10/06/2017. Conducting interviews. 
Selection pending. 

• Supervisor Range Tech (Engine Captain) (GS-6/7) - Closed, reviewing candidates 
(3 positions) 

• Range Tech (Fire) Senior Wildland Fire Fighter (GS-5) - Advertised 

• Lead Range Tech (Fire) Engine Operator (GS-6) - Advertised 

• Fire Operations Specialist (GS-9) - Drafting Announcement 

CNIDC 

• Assistant Center Manager (GS-09) - NOT filled re-advertising. Announcement closes on 
11/28/17. 

• Fire Logistics / Range Tech Dispatcher (GS-6/7) - Advertising, closed 11/03/17 
(2 positions) - will be reviewing certs upon return to the office 11/20/17 

• Fire Logistics Dispatcher (AMENDED - GS-4/5/6/7) - Extended Advertisement, closes 11/10/17 

Support Services 

• Admin Support Assistant (GS-6) - Advertised, closes 8/29. DHA candidate selected, but 
withdrew, working other DHA Candidates. 

• Admin Support Assistant (GS-7) - HCMC for reclassification approved. HR drafting 
announcement. 
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Project Tracker: See updates 
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